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General Dynamics Corporation 
C0NVAIR DIVISION 
Fort Worth, Texas. 

Gentlemen : 

1. Introduction 

An order is hereby placed with the Contractor for 
the furnishing to the Government of the supplies or services 
set forth in Exhibit "A” attached hereto and hereby made a 
part hereof. 

2. Direction to Proceed 

Except as otherwise expressly provided to the con- 
trary herein, the Contractor is directed, upon its acceptance 
of this order, to proceed Immediately to procure the necessary 
materials, and to commence the manufacture of the supplies or 
performance of the services called for herein, and to pursue 
such work with all diligence to the end that the supplies may 
be delivered or services performed at the earliest practicable 
date. 


Letter Contract No. 

AF33(600)- 38772 
(File No. HL-4646) 

FEB 1 0 1959 


3 . Contract Clauses Incorporated by Reference 

(a) The provisions of Section C of Basic Agreement 
No. AF33(600)-7255 and the additional clauses which are made 
a part of this Letter Contract in Exhibit "A" are hereby in- 
corporated into this Letter Contract by reference with the 
same force and effect as though herein set forth in full. 

(b) The provisions of Clauses B.l, B.5> J B.8. B.12, 
and B.19 of Section B of Basic Agreement No. AF33(600}-7255 
are hereby incorporated into this Letter Contract by reference 
with the! same force and effect as though herein set forth in 
full. 


(c) The provisions of ASPR 9*203.1 are hereby incor- 
porated into this Letter Contract by reference with the same 
force and effect as though herein set forth in full. 
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Letter Contract No. AF33(600)- 38772 

4. Provision for Definitizing Contract 

By the Contractor's acceptance hereof, it undertakes, 
without delay, to enter into negotiations with the Government 
looking to the execution of a definitive contract which will 
include the clauses enumerated above and all other applicable 
clauses then required by Federal law. Executive order, and 
applicable procurement regulations to be included in contracts 
for supplies or services of the kind herein described. The 
definitive contract will also contain a detailed delivery 
schedule, estimated cost, fixed fee, if any, terms end conditions 
as agreed to by the parties which may or may not be at variance 
with the provisions of this order. It is expected that such 
definitive contract will be executed prior to 15 March 1959 and 
will be a cost-reimbursement-type contract. 

5. Authority to Obligate Funds 

The maximum amount for which the Government shall be 
liable :Lf this contract is terminated is | l and any ex- 

penditure or obligation by the Contractor in excess of that 
amount, in furtherance of performance hereunder, shall be at 
the Contractor's own risk, 

6. Provisions for Execution 

The Contractor's acceptance of this order will be indi- 
cated by affixing its signature to the original and two copies 
thereof and returning the original and one executed copies to 
the Contracting Officer. The remaining copy shall be retained 
for your files. Such acceptance will constitute this order a 
contract on the terms set forth herein. 


ACCEPTED THI S 12th B AY OF 
February » 1959 

general' DYNAMICS CORPORATION 
CONVAIR DIVISION (FORT NORTH) 


Very truly yours, 

THE UNITED STATES OF AMERICA 


Contracting Officer 


Title — vice i j resiaenx 
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EXHIBIT "A" 


A. The Contractor shall furnish the necessary facilities, 
materials, supplies, personnel and services to accomplish 
the work and make delivery to the Government at the places 
and times set forth below. 

Item 1 

(a) 


(b) 

(c) 

(a) 

(«) 

B. Delivery 
Item 1 

Contractor shall accomplish the work set forth in Item 1 
jind Bubmit a reproducible copy and five (5) copies repro- 
duced therefrom of a final report of the work performed 
«ind the results thereof. Such report shall be delivered, 
I>ostage prepaid, to the Contracting Officer 120 days 
sifter receipt of this contract. 

C. Waiver of Requirement of General Provisions 

(a) For the purposes of this letter contract, those 
clauses incorporated by Paragraph 3 of this contract shall be 
defined as General Provisions. 

(b) Notwithstanding the requirements of any of the 
Genera]. Provisions of this contract to the contrary, whensoever 
the Contractor, in performance of the work under this contract, 
shall find that the requirements of any of the clauses of the 
General. Provisions are in conflict with security instructions 
issued to the Contractor by the Contracting Officer or by his 
duly authorized representative for security matters, the Con- 
tractor shall call the attention of the Contracting Officer to 


Conduct design analysis leading to development of 
the configuration. 

Initiate a wind tunnel program to substantiate 
assumed values of major aerodynamic parameters. 

Conduct tests to substantiate electrical properties. 

Conduct structural and materials research 

Initiate developments as appropriate in various 
sub-systems . 
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such conflict and the Contracting Officer or his duly 
authorized representative for security matters shall (i) 
modify or rescind such security requirements or (ii) the 
Contracting Officer shall issue to the Contractor a waiver 
of compliance with the requirements of the General Provi- 
sions conflicting with such security requirements. Any 
waiver of compliance with the General Provisions of this 
contract issued by the Contracting Officer shall be in 
writing, except that the approval by the Contracting Officer 
of any subcontract issued hereunder by the Contractor shall 
be deemed to constitute approval of waiver of any clauses 
of the General Provisions in conflict with the stipulations 
of such subcontract. 

D. Special Security Restrictions 

The Contractor s hall not reveal (i) the specific nature or 
any details of the work being performed hereunder or (ii) any 
information whatsoever with respect to the department of the 
Government sponsoring this contract and the work thereunder 
except as the Contractor is directed or permitted to reveal 
such information by the Contracting Officer or by his duly 
authorized representative for security matters, and notwith- 
standing any clause or section of this contract to the con- 
trary, the Contractor shall not interpret any clause or section 
of this contract as requiring or permitting divulgence of such 
information to any person, public or private, or to any officer 
or department of the Government without the express consent of 
the Contracting Officer or his duly authorized representative 
for security matters. 

E. Anticipatory Cost Statement 

All costs which have been incurred by the Contractor on or 
after 2.6 December 1958, in anticipation of and prior to the 
signing of this contract, and which, if Incurred after the 
signing of this contract, would have been considered as items 
of allowable costs hereunder, will be accepted by the Contract- 
ing Officer as costs under this contract. 

F. Current Reimbursement 


The Contractor shall be entitled to current reimbursement of 
100# of costs incurred in the performance of work called for 
hereunder up to 90# of the amount authorized for expenditure 


- 2 - 
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or obligation in Paragraph 5 of this Letter Contract. 
Invoices shall be authenticated by an officer of the 
Fiscal Office of the Contractor and be accompanied 
with appropriate statements of costs incurred. For 
purposes of billing current costs incurred under this 
contract, Contractor shall use those rates which are 
currently approved by the cognizant military depart- 
ment for billing purposes under CPFF contracts. 


- 3 - 
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Oe a ore l ftyaaaics Corporation 

ccbvazp amaiotf 
Fort Woarth, taw. 

awtlwiia; 

1. Int roduct ion 



Letter Contract Bo. 

, AF33(600>-3frT72 
(File So. HL-U646) 

F£e 1 0 7959/ 


«dtt Is hereby pieced with the Contractor for 
the fawdiMag to the OorerDtawt of the suralles or services 
Mt forth la Kalslhlt "A" attached hereto \£hetoby mde a 


2. Direction to Prtxeed 


Xawst as otherwise eapressly provided to the cco- 
taasy iutrein, the Ceoctoaeter Is directed* upon its acceptance 
afthi a order* to pnaeeed ta n edlstely to proo are the nvesaaary 
aetaedcSs* end to t minimi n the a an a to et ur s of the supplies oar 
pextawaee of the services called for hereto* aad to pursue 
each weak with ell diligence to the end that toe supplies my 
he delivered or services perform'd at toe earliest practicable 


3- Contract Henaea Incorporated by Baference 

(a) toe provisions of Section C of Beale Agreawnfc 
So. AF33 vt»0O)-7a55 and the additional elaaaaa which are wade 
a part o f tola latter Contract to Stoib&t "A* are hereby to- 
•separated Into tola letter Contract by r efe r e n ce with the 
mas force and effect aa though hereto set f earth to toll. 

(b) toe previsions of Clauses B.l* B.5# B.8* B.12, 
wA B.2$ of Section B of Beale Agree neat So. AF33(60D;-7255 
are fesraifay i n corp o rat ed into this Latter Contract by r efe re n ce 
wito the sane fores and effect as though herein set forth to 
toll. 


(a) toe provisions of ASPS 9 . 203.1 are hereby tocor- 
pecated Into this Letter Contract by reference with the sane 
force end effect ea though hereto act forth to ton. 
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l|. foj- H ring 

ly the Contractor's acceptance Iwatof, it «tet i fc«i | 
without felny, to «tar into ■unt totiatti with the Government 
|a tha «T*wi 4 tA n of m A rfiattlt i eoninet whtiA will 
lisUi t he etevp snnerated ***■” * «** •'n othe r 
oltnses then required by Federal low, towtt n o rde r , and 
^glladlllB pwww w ii—wt myi1 *4.1<w fa fa j fahl d B i In C08tT >Ct> 

Aar itQHUtt oar service* of the kind herein described. The 
daflnftjLve contract sill also contain a detailed delivery 
it nkertnl.it, estimated cost, fixed fee, if say, terns and conditions 
as agreii to by tbs jostles <*<«* ■ ny or any eot be at wiucs 
nltSb the provisions of this carder. It is eapmtad that such 
definitive gill fa mpi&r to 15 Mutt 1950 sad 

sill bn a ecet»radtnb a r sn segt-type contract. 


5* *f i TtVrrttj r to Obligate Funds 


saeonot for 

Ustde <lf t M t con tract is toraSnntnd 

fa fat Cosheetor in 


th e Qctoaweg t shall be 
is 


«*S any gg» 
Of 4ffc*4 


**»&# la furtherance of pszfenoom hereunder, shall be at 
elks C Sobs. feflt t..? * s «— * risk. 
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6 . Provisions for Execution 


5X1 A 


Ss Costracter * s «**^j*-««>** cf this order will be indi- 
sated bgr affixLa* its si£nnbtire to tbs original and too copies 
thereof and return ins the carlni^l and ana ©ont®®. to 

the Cosriiraetiaa Officer. She raws In, tug 00 97 shall be retained 
far jw»? files. 9 «ch ace stance rill constitute this order a 
contrast on the tens set forth herein. 


Fancy truly yours, 
wat wwtB awwB m marras 

— ■ | ™ 11 *^ ^ermr"" — *iBT^nrTr*^ is imr^TCrifTr^rTi 



ftUn 
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gaair "ti 


Ak# 


tac Contractor furnish the necessary facilities , 

aktertoU, m& L &m , per s oa fte l aad services to acocqpi la h 
the vert aad safes delivery to the Ooverteenfc at the fEUees 


and tines set forth below. 


Ztsn 1 


Contest design analysis l e adi n g to devslopeent of 
the c o n f igu r a t ion. 


(b) a wind tnxpttl prqgzsei to substantiate 
assased valnes of as^or aerodynan&c pnrwoeters. 

(c) Contest tests to sttartaatiate electrical properties. 

(d) Conduct structural and osterlals research 


(•) Initiate demLofsauts ss appropriate la various 


Xtan X 

Ctetraetor shall a c co s y l lsh the sort set forth in Item 1 
aad steit a reproducible espy aad five (5) copies repro- 
teeeft t he rafr ea of a final report of the vork performed 
and the results thereof. Such rep or t shall be delivered, 
pontage prepaid, to the Contracting Officer 120 days 
after receipt of this contract. 

c * **-$ «_ 
ofoanMWt Inco rp or ated by Paragraph 3 of this contract shal l be 

defined as denote! Provisions. 

(b) Botwithstnoding the repuireuents of any of the 
Genual PrsrrlsioDB of this contract to the contrary, whensoever 
tan Cautmater. la perfoxsance of the work taster this contract, 
shall find that the xegiireneate of any of the clauses of the 
Genual Provisions sore la conflict with security instructions 
tasted to the Contractor by the Contracting Officer or by Ms 
tey authorised representative fear security natters, the Con- 
tmeter call the attention of the Contracting Officer to 
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cariti iBsCUst ml t h> Contracting QdfScwr or big My 
natfcefised wpwMrtrt iw far security natters stall (l) 

**®U3f «r r ea rlnft mob security rayirwrwitu or (il) tbs 
CortuMSUss Officer isiRte to eh® Contract 'a* a mi im i 

of eagpliaace with the rnpi1r— iwitj of the General Prcrrl- 
HfflW enfltettag with eueh fcecurity regulresaxts. Any 
wlwr ef ompMenne with the Oennml Provisions of this 
•wftwwt icwmd by the Contracting Officer shell be in 
writing, w ef t that the approve! by the Coatractlsg Officer 
ef any m&m a &sm t issued he r eunder by the Contractor shell 
be dawned te constitute approval of waiver of say clauses 
ef the General Previsions in conflict with the stipulations 
of aassh subcontract. 

*• flaftfi. sssaasr 

She Contractor shell not reveal (l) the specific enture car 
eny hitllls of the woa* being perf arsed hereunder or (il) eny 
t sfosu atioc tbUsomr with r e s p ect to the department of the 
flswwnt SBeeeorln* tide mm s th« y»rk tharauadar 

eraspi «g the Contractor is directed or permitted to reveal 
inch ite p ca f— tt co by the Contacting Officer osr by his duly 
•Htfa o e rlsod representative tor security setters, and nctvith- 
standing any clause or section of thig contract to the eon* 
trery , the Ccntxactcr shell not interpret eny danse or section 
4f thsts con t r a ct as rwprtrlng or pearitting divulgsece of such 
isfbniatica to any p e rs o n , public or private, or to eny officer 
ar dqprtMMt of the Qnvemnent without the express consent of 
the Contxnstiag Officer or hie duly authorised repre s e n tative 
for eeeuxity setters. 

etfsisw^^a ^ TOI ■ nSC X^il w i ii WTVly " »«X- 

dl *ssl« vfcieh twee bass incurred by the Contractor on or 
tffear So Pas mb aa J£&, in aatidpatinn of aod prior to the 
sigB&tg of thin contract, and ddak, if Incurred after the 
«iidng of this contract, would hews been ceneidered es itene 
ef aUminfele caste hereunder, will be accepted by the Contract- 
ing Officer as costs under this cont r a ct . 

* £i*3£fiSi rttrflSSwBMBEfc 

ffee Contreetor shall be entitled to cnrrent relObursemat of 
lOOp «tf eoete inourred in the jsi numuwi of mark celled for 
hsrwoikdsr op to 9G£ of the snoant au th o rised for e ap e ad iture 
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w Jft luipqli $ of tbit Letter Contracts 

Ssmton* aboil b* wttt l wt id iqr so om**r of tb» 
CiMBbl oetSm of tbe Contxasfcsr end be •econpuiied 
■Mb «ap>e»rlof «t*t«n * ff U «f eoete incurred. For 
jwspise* of billin g OTiTirt easts i ncur re d under this 
«Nsfe*ot; Cuntrertor mil use ret** uhlofa on 

•BWrtljf WWW* bar tfe* (WjiUMt eilltery dasart- 
wsfc for billing pupate* under CS9T contract*. 
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